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TAGS: ASEC OGEN 

SUBJECT: SPECIAL SEABEE PROJECT EOR REWIRING RESIDENCE AND 
EXTERIOR PROPERTY LIGHTING 

ALGIERS FOR PSO; RABAT FOR RSO; BEIRUT EOR RSS 

REE: ALGIERS 1971 

1. CRITICAL SECURITY PROJECTS HAVE RECENTLY COMMENCED AB- 
SORBING PERSONNEL TENTATIVELY SCHEDULED AT AN EARLIER DATE 
FOR ALGIERIAN PROJECT. HOWEVER, ATTEMPTS ARE BEING MADE TO 
PROVIDE SUPPORT AS SOON AS POSSIBLE. 

2. IF ALL PROBLEMS CAN BE RESOLVED EFFECTIVELY, A TEAM 
COULD POSSIBLY ARRIVE AS EARLY AS THE WEEK OF 29 SEPT. 

EXACT ARRIVAL WOULD BE FORWARDED WHEN ARRANGED. 
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3. TO FACILITATE SMOOTH AND EFFICIENT CONSTRUCTION PROGRESS 
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WITH MINIMUM DISRUPTION AND AS STRESSED DURING INITIAL PLAN- 
ING, LOCAL LABOR WILL BE NECESSARY TO PROVIDE MOST OF THE 
MANPOWER REQUIRED WITH THE SEABEE INDIVIDUALS PROVIDING 
THE TECHNICAL EXPERTISE. IT IS ANTICIPATED SIX (6) QUALIF- 
IED LOCAL PERSONNEL ASSIGNED TO THIS PROJECT WOULD ALLOW 
COMPLETION WITH A 2 1/2 - 3 MONTH TIME FRAME. PLS ADVISE. 

4. REQUEST AVAILABILITY OF SUITABLE QUARTERS EOR TWO 
SEABEE INDIVIDUALS. A THIRD MAY BECOME AVAILABLE LATER 
IN THE YEAR. ALSO, AVAILABILITY OF TRANSPORTATION, IF 
NEEDED, IS REQUESTED. KISSINGER 
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